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1.  Subject  report  fonfarded  for  review  and  evaluation  in  accordance 
with  paragraph  5b,  AR  525*15.  Evaluations  and  corrective  actions  should 
be  reported  to  ACSFOR  OT  RD,  Operational  Reports  Branch,  within  90  days 
of  receipt  of  covering  letter. 

2.  Information  contained  in  this  report  is  provided  to  insure  that  the 
Army  realizes  current  benefits  from  lessons  learned  during  recent  opera¬ 
tions. 

3.  To  insure  that  the  information  provided  through  the  Lessons  Learned 
Program  is  readily  available  on  a  continuous  basis,  a  cumulative  Lessons 
Learned  Index  containing  alphabetical  listings  of  items  appearing  in  the 
reports  is  compiled  and  distributed  periodically.  Recipients  of  the 
attached  report  are  encouraged  to  recommend  items  from  it  fcr  inclusion 
in  the  Index  by  completing  and  returning  the  self-addressed  form  provided 
at  the  end  of  this  report. 


BY  ORDER  OF  THE  SECRETARY  OF  THE  ARMY: 


1  Incl 
as 


WNMP.TV 


6. 


j/luJcl* 


A**— 


KENNETH  G.  WICKHAM 
Major  General,  USA 
The  Adjutant  General 


3 


DISTRIBUTION : 

Commanding  Generals 

US  Continental  Army  Command 
US  Army  Combat  Developments  Command 
Commandants 

US  Army  Command  and  General  Staff  College 
US  Army  Engineer  School 
US  Army  Ordnance  School 

US  Army  Transportation  School  Protective  marking  cancelled  when 

separated  from  Inclosure. 


FOR  OFFICIAL  OSE  ONLY 


Xk 


J 


DISTRIBUTION  (Cont'd)- 

Copies  furnished: 

Office,  Chief  of  Staff,  US  Army 
Deputy  Chiefs  of  Staff 
Chief  of  Engineers 
Chief  of  Research  and  Development 
Assistant  Chiefs  of  Staff 
Defense  Documentation  Center 
CG,  US  Army  Materiel  Conmand 
Commanding  Officers 

US  Army  Limited  War  Laboratory 

US  Army  Logistics,  Doctrine  Systems  &  Readiness  Agency 
70th  Engineer  Battalion  (Cbt)(A) 


2 


FOR  OFFICIAL  USE  ONLY 

DEPARTMENT  Of  THE  ARMY 

HEADQUARTERS,  ?OTH  ENGINEER  BATTALION  (COMBAT) (ARMY) 

APO  96318 

30  April  1968 

SUBJECT:  Operational  Report  of  70th  Engineer  Battalion  (c)(a)  for 
Period  Biding  30  April  1968,  RCS  CSEOR-65  (Rl) 


Commanding  Officer 
937th  Engineer  Group  (C) 
APO  96318 


Commanding  General 
18  th  Bigineer  Brigade 
APO  96377 


Commanding  General 
United  States  Army,  Vietnam 
ATTN:  AVHGC  (DST) 

APO  96375 


Commander  in  Chief 
United  States  Army,  Paoific 
ATTN:  GPGP-OT 
APO  96558 


Assistant  Chief  of  Staff  for  Fbroe  Development 
Department  of  the  Army  (ACSIUR  LA) 

Vfeahington,  D.  C.  20310 


PROTECTIVE  MARKINGS  MAY 
BE  REMOVED  8  JULY  1969 

f«ROT  a©  FOR  OFFICIAL  USE  ONLY 

68ZH1 

1 


FOR  OFFICIAL  USE  ONLY 

1.  Section  1»  Operations:  Significant  Activities* 
a*  Administrative  Operations 

(1)  During  the  period  of  1  Feb  68  to  30  April  68  the  70th 
Zhgineer  Battalion  (Combat) (Array)  performed  its  assigned  mission 
vhioh  Is  to: 

(a)  Command  assigned  and  attached  units.  ' 

(b)  Plan  and  ooordinate  operations  of  units  assigned 
or  attaohed  to  the  battalion. 

(o)  Provide  all  non-divisional  engineer  support  re¬ 
quired  for  tactical  Operations  in  the  battalion  area  of  responsi¬ 
bility* 

(d)  To  actively  maintain  the  battalion  sector  of  the 
Ehgineer  Hill  perimeter  and  to  defend  this  sector  against  enemy 
attack. 

(2)  The  battalion  inoluding  the  630th  Engr  Co  maintained 
an  average  strength,  of  84$  for  enlisted  men  and  81$  for  officers. 
(All  future  referenoes  to  the  70th  Itogr  Bn  (C)(a)  in  this  report 
inolude  the  attached  630th  Ehgr  Co  (LE). 

(a)  The  authorized  and  assigned  strength  of  the  bat¬ 
talion  as  of  the  end  of  the  quarter  was  as  follows: 

Officers  BillBted  Men 

Authorized  Assigned  Authorized  Assigned 

70th  Dagr  Bn  39  33  755  717 

630th  Engr  Co  6  6  143  170 


(b)  A  chart  showing  the  battalion's  current  organi¬ 
zational  structure  is  attaohed  as  Inclosure  1. 

(0)  A. shortage  of  key  NCO's  has  existed  throughout 


the  reporting  period, 
follows: 

At  present  the  status  of  key  NCO's  is  as 

Position 

MOS 

Grade 

Authorized 

Assigned 

Supply  Sgt 

76Y40 

B-6 

6 

1 

Combat  Zhgr 

12B40 

E-6 

40 

15 

Combat  &igr 

Senior  Sgt 

12Z50 

B-8 

7 

4 

(d)  All  assigned  missions  of  this 
aooomplished  despite  the  shortage  of  key  NCO's. 

battalion  were 
Die  assignment 

of  experienced  NCO's  would  assist  in  the  development  of  the  many 
fine  young  NCO's  being  developed  by  this  organization. 
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(e)  During  the  past  quarter  this  headquarters 
received  personnel  school  trained  in  MOS's  not  authorized  or  in 
excess  to  our  TG&E.  To  cite  two  examples:  This  headquarters  is 
currently  assigned  nine  (9)  stock  control  specialists  (76P20) 
and  authorized  zero  (0)j  assigned  five  (5)  surveyors  (82B20)  and 
authorized  one  (l).  •  > 

(f ;  The  assignment  of  individuals  already  promoted 
to  the  authorized. grade  by  virtue  of  academic  achievement  pre¬ 
cludes  promotion  of  incumbent  personnel  for  outstanding  perfor¬ 
mance  of  duty  under  combat  conditions..  Personnel  promoted  for 
academic  excellence  have  the  intelligence  necessary  to  accomplish 
any  mission  required  by  their  MOS,  but  they  lack  the  experience 
in  handling  the  common  problems  that  the  person  currently  in  the 
position  possesses. 

(3)  Three  companies  are  currently  operating  in  the  field 
and  one  has  recently  returned.  Morale  is  at  a  high  level.  There 
were  19  extensions  of  tours  approved  during  the  period.  Article 
15 *s  administered  during  the  quarter  averaged  30  per  month.  Three 
special  courts-martial  were  covened. 

(a)  The  battalion  chaplain  conducts  Protestant  Ser¬ 
vices  in  the  field  and  at  base  camp  on  a  regular  basis.  Catholic 
Services  are  conducted  by  937th  Engr  Gp  (c)  chaplain. 

(b)  Due  to  the  TET  Offensive,  Civic  Action  declined 
during  this  reporting  period.  A. total  of  19  %  man  days  were  spent 
on  Civic  Action.  The  cost  of  supplies  contributed  from  military 
resources  for  Civic  Action  was  221000  VN$.  Voluntary  contribution 
equaled  5*360  VN$.  A  total  of  4  nan  days  were  Bpent  on  construct¬ 
ion  of  a  resettlement  area  for  the  Vietnamese  in  the  Ben  Me  Thout 
area. 

(4)  The  battalion  maintains  continuous  repair  and  constant¬ 
ly  improves  its  sector  of  the  base  camp  perimeter.  There  is  a  con¬ 
tinued  requirement  for  the  replacement  of  trip  flares  triggered  by 
animals.  A  daily  inspection  of  tacticel  wire  and  adjacent  areas 

is  conducted. 

(a)  Enemy  activity  in  the  battalion  area  of 'respon¬ 
sibility  continues  to  inorease.  The  repeated  ambush  of  engineer 
convoys  on  route  14N  resulted  in  a  platoon  size  security  element 
being  provided  by  this  battalion  for  the  daily  rock  and  sand  con- 
voys  between  Pleiku  and  Kontum.  Thore  have  been  no  incidents  in¬ 
volving  enemy  activity  against  this  convoy  since  this  security 
element  has  been  providod. 

(b)  Numerous  enemy  actions/incidents  have  taken  plooe 
oh  QL  19*  Ambushes,  minings  and  demolition  of  road  structures  has 
roquired  increased  engineer  effort  to  support  tactical  units  and 
maintain  this  LOC. 

(c)  Reconnaisanco  of  roads  in  the  battalion  AO  is 
porformod  as  noedod.  Main  supply  routes  and  roads  used  by  tact¬ 
ical  units  are  under  constant  engineer  surveillance. 

(d)  Intelligence  information  is  coordinated  with 
available  intelligence  sources  daily.  Units  sond  in  spot  reports 
upon  discovery  of  enemy  activity. 

,  FOR  OFFICIAL  USE  ONLY 


FOR  OFFICIAL  U$e  ONLY 

(e)  Information  is  disseminated  daily  with  reports 
sent  out  to  units  upon  receipt  of  intelligence  that  might  affeot 
the  situation  of  their  work  sites* 

(5)  During  the  reporting  period,  units  of  this  battalion 
were  spread  throughout  II  Corps,  D  Company  at  Suoi  Doi  firehose 
on  fit  19,  C  Company  at  Ban  Ho  Tbuot,  A  Company  on  a  classified 
mission  and,  at  the  beginning  of  the  quarter,  B  Company  at  Bolei 
KLeng. 

(a)  Look  of  road  security  or  general  lnaooessabil- 
ity  has  made  resupply  by  convoy  extremely  difficult  or  impossible. 
As  a  result  the  battalion  has  made  mart  mum  use  of  Air  Force  and 
Amy  aircraft. 

(b)  l!lte  amount  of  supplies  that  were  airlifted  dur¬ 


ing  the  quarter  were  as  follows: 

Month  Tonnage  (Short  Jons} 

Feb  151 

Mar  24 

Apr  752 

(c)  Several  types  of  aircraft  were  used  to  supply 
the  units  in  the  field.  Tonnage,  type  of  aircraft  end  number  0: 
sorties  ore  listed  below: 

Aircraft  Sorties  Tonnage 

OH  -  47  (Chinook)  85  194 

C7A  (Caribou)  8  18 

C  -  125  (Provider)  4  20 

C  -  124  (GLobamastor)  2  40 

C  -  150  (Hercules)  43  635 

(d)  The  waterpoint  operated  by  the  &-4  produced 


approximately  500,000  gallons  of  potable  water  during  the  quart  or. 
bhter  was  supplied  to  D  Company  70th  Etagr  Bn  (C)  and  to  tootled 
unite  operating  in  the  immediate  area. 

(e)  Shortages  of  nsoosssxy  ordnance  and  engineer 
equipment  still  exist  in  the  battalion*  The  most  neute  shortages 
axe: 


Bmipment  Authorised  Assumed  Short 

Ssml-txollox,  Low  Bod  25  too  10  19 

4  vheol 
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Equipment 

Authorized 

Assigned 

Short 

Truck,  5  ton  dump 

56 

54 

2 

Grader,  road  motorised 

4 

2 

2 

Tractor,  10  ton 

(1-5  ton  tractor  on  hand) 

io 

0 

10 

Compressor,  250  CM- 
(Pneumatic  Tool  sets) 

5 

1 

4 

Portable  Electric  Tool  sets 

12 

9 

3 

(f)  The  battalion  received  alnost 

all  its  front 

loaders  during  the  quarter.  Thirteen  are  authorized  and  twelve 
are  now  on  hand. 


b.  Operational ' Suppogt 

A  Company  - 

(1)  Prom  the  beginning  of  the  quarter  to  7  April,  A  Com¬ 
pany  made  daily  mine  sweeps  on  QL  14K  in  conjunction  with  3rd  ARVN 
Cavalry  Squadron  and  ARVN  engineers.  Supervisors  exercised  care  to 
insure  proper  procedures  wero  used  as  the  ARVN  engineers  closely 
observed  the  daily  sweeps  and  wero  quick  to  adopt  our  techniques. 

(2)  On  15  March,  the  company  was  assigned  the  mission  of 
providing  convoy  security  for  the  937th  Qigr  Gp  (c)  rock  and  sand 
convoys  botween  Pleiku  and  Kontun.  Dump  truck  cabs  and  dump  bodies 
were  moored  with  H8A1  matting,  steel  plates  and  sand  bags  thus  pro¬ 
viding  protection  to  the  drivers,  assistant  drivers  and  the  mounted 
security  fire  teems.  The  ratio  of  acourity  vehicles  to  work  vehicles 
was  set  at  1  to  5« 

(a)  Each  security  truck  carried  one  maohine  gun  and 
four  to  seven  men  with  their  assigned  weapons.  Ecoh  security 
Vohicle  had  a  PRC-25  end  a  VRC  46  we a  used  on  the  command  vehicle. 

(b)  The  convoy  commander  and  his  NCO’s  were  thoroughly 
familicr  with  the  frequencies  of  the  support  elements  (gunships, 
ertillory  end  aerial  observers)  in  addition  to  the  MP’s  and  road 
security  elements.  Personnel  wore  thoroughly  briefed  in  counter- 
ambush  techniques  and  action  to  be  taken  in  the  event  of  mechanical 
failure.  All  personnel  in  the  security  force  received  additional 
first-aid  training  from  medical  personnel  assigned  to  the  base  ccmp 
dispensary.  The  mission  was  reassigned  to  B  Company  on  7  April. 

(3)  In  response  to  enemy  ambushes  on  QL  14N  Company  A 
was  assigned  to  clear  nn  additional  100  meters  on  ecch  side  of  the 
road  in  the  area  most  froquently  used  by  the  Viet  Cong.  Two  Romo 
Plows  and  two  Bifll  dozers  wore  used.  The  mission  required  that  no 
windrows  bo  loft  which  would  provide  cover  and  ooncoalment  to  the 
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enemy.  Debris  was  piled  into  •'hay-stsoke"  end  after  a  few  days 
burned.  Any  remaining  debris  was  then  soattered  by  dozer. 

(4)  During  Mar oh  the  company  assisted  the  815th  Engx  Bn 
in  improving  the  defensive  perimeter  at  Connell  Quarry*  The  work 
involved  placing  5  bands  of  triple  oonoertina  around  the  quarry 
and  emplacing  trip  flares. 

(?)  On  10  April.  A  Company  moved  out  on  a  olaseified  miss¬ 
ion.  This  riasi or.  cannot  be  reported  until  its  completion.  Th9 
work  will  be  reported  in  the  OKLL  for  the  next  quarter. 

B  Company 

(6)'  Company. B  continued  its  work  on  Polei  Kleng  Airfield. 

The  project  was  started  31  October  1967  and  wae  oorapleted  on  10 
Maroh  with  the  completion  of  the  anchorage  and  tha  welding  r  ■?  the 
joints  between  tsxiway  and  runway, 

(a)  On  22  Feb  the  oompany  minus  one  scuad  (which  re¬ 
mained  at  Polei  Kleng  tc  oomplete  the  welding  and  anohoring)  departed 
Polei  Kleng  by  oonvoy  arriving  in  Pieiku  on  23  Feb, 

(b)  The  oompleted  projeot  consisted  of  a  class  II 
C-130  airstrip  3303’  long  by  60*  wide  with  parking  apron  connected 
by  two  tax? ways  all  surfaced  with  MBAl  matting. 

'7.)  Company  B  assumed  a  platoon  mission  to  secure  Vfa  "Her¬ 
man  Quarry  on  2?  Fab.  The  platoon  clears  the  quarry  approach  /.’jad» 
oheoks  the  quarry  for  enemy  aotivity  than  mans  prepared  positions 
at  the  top  of  the  quarry  ar.d  surrounding  area.  The  security  pla¬ 
toon  stays  in  position  during  the  day  and  at  the  olose  of  opera tione 
it  returns  to  base  oamp  when  tho  last  pieoe  of  equipment  has  left 
tho  quarry, 

(8)  Tr.e  company  began  land  olearihg  at  the  Log  Depot  ASP  . 
on  7  March.  To  date  482  aoree  have  been  cleared  at  the  eite  and 
work  ia  oontinuing  with  one  Rone  Flow  and  one  Bulldozer. 

(9)  Company  B  began  providing  the  security  platoon  for 
the  engineer  convoys  between  Pieiku  and  Kbntun  on  7  April.  The 
rook  and  aand  convoy  began  making  two  trips  daily  on  24  April  and 
will  oontinue  to  do  so.  The  security  vehicles  used  are  five-  5- 
ton  dump  trucks  with  armor  plating  on  the  oab.  MBAl  matting  and 
sandbags  are  used  to  proteot  the  seourity  personnel  riding  in  the  . 
truok  beds.  An  armored  3/4  ton  truok  is  the  ooonand  vehiole.  There 
have  been  no  enemy  in oi dents  einoe  the  eeourity  wee  provided  for 
the  oonvov. 

(10)  At  the  requests  the  senior  advisor  to  the  3rd  1RVF 
Armored  Squadron  •  the  battalion  has  been  providing  ainesweep  teams 
each  morning  for  Rt  14N.  Company  B  wee  assigned  the  mission  on 

6  April.  The  advieor  aelecte  the  section  of  road  to  be  oleared  each 
day* 
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The  road  shoulder  and  unpaved  portions  of  the  road  (potholes  etc) 
are  swept  with  mine  detectors,  the  surfaced  portions  are  visu¬ 
ally  inspected.  One  man  goes  ahead  of  the  minesweep  team  to  check 
for  wire  to  command  detonated  mines. 

C  Company 

(11)  At  the  beginning  of  the  quarter  the  advance  pla¬ 
toon  from  Company  C  continued  to  support  the  units  at  Camp  Cor¬ 
yell,  Ban  Me  Thuot. 

(a)  From  1  Feb  to  21  Feb,  the  advance  element 
worked  on  construction  of  MACV  TOC,  assisted  the  improvement 
of  the  defensive  berm  at  Camp  Coryell,  provided  equipment  sup¬ 
port  to  tactical  elements  during  the  TET  Offensive  and  assisted 
in  the  defense  of  Camp  Coryell. 

(b)  Headquarters  and  1st  platoon  moved  by  convoy 
from  Pleiku  to  Ban  Me  Thuot  on  19  Feb.  They  arrived  in  Camp 
Coryell  without  incident  after  a  ten  hour  motor  march. 

(c)  One  platoon  was  assigned  the  land  clearing 
mission  on  QL  21.  The  platoon  moved  out  on  21  Feb  to  meet  the 
35th  land  clearing  team  at  B.  Ea  Yong.  The  project  consists  of 
clearing  a  100  meter  strip  on  each  side  of  the  road  from  AQ  988068 
east  to  the  province  border.  The  land  clearing  team  consists  of 

8  Rome  Plows  and  2  Bull  dozers.  To  date  2058  equipment  hours 
have  been  expended  to  achieve  clearing  of  1876.6  acres.  Enemy 
activity  against  the  project  has  been  light,  one  ambush  and  one 
mining  incident.  The  fire  fight  during  the  ambush  resulted  in 
21  US  and  2  ARVN  soldiers  WIA,  enemy  losses  unknown.  The  mining 
damaged  one  5  ton  dump  truck  and  one  Bulldozer,  two  mines  were 
involved.  Estimated  completion  is  the  last  week  in  May. 

(12)  Revetment  construction  for  "Huey"  and  FAC  air¬ 
craft  was  begun  on  21  Feb.  Seventeen  helicopter  and  4  FAC  re¬ 
vetments  are  to  be  constructed.  As  of  30  April,  12  revetments 
(Huey)  are  under  construction  or  have  been  completed. 

No,  of  Revetments  Percent  Complete 

3  100% 

1  95% 

1  75% 

3  45% 

4  35% 

The  four  FAC  Revetments,  located  at  Ban  Me  Thuot  East  Airfield 
are  80%  complete.  An  expenditure  of  7510  sq  ft  of  M8A1  matting, 
1666  ft  of  rebar,  and  220  cu  yds  of  fill  has  been  used  in  the 
construction. 


7 

FOR  OFFICIAL  OSE  ONLY 


FOR  OFFICIAL  USE  ONLY 

(13)  The  2nd  platoon  regained  in  Pleiku  until  27  Feb* 

At  that  tine  they  oonvoyed  to  Choo  Roo  to  repair  the  south  runway. 

She  project  involved  renoval  of  the  regaining  PSP  on  the  airfield 
and  upgrading  it  to  a  0123  dry  weather  strip.  After  the  removal 
of  the  PSP,  a  grader  was  used  to  soarify  the  aaphaltio  surface  and 
aubgrade.  1330  ou  yds  of  seleot  fill  were  hauled,  nixed  with  the 
scarified  material,  and  conpaoted.  Prior  to  the  application  of 
H03f  135*000  gallons  of  water  were  sprayed  on  the  field  to  insure 
an  even  penetration  of  the  R03*  The  truck  counted  distributor 
spread  a  nixture  of  750  gallons  of  RC-3  and  130  gallons  of  diesel, 
on  the  conpaoted  runway.  A  total  of  4900  gallons  of  RC-3  and  1100 
gallons  of  diesol  were  used.  The  platoon  also  provided  equipment 
support  to  the  ARVN  engineers  working  on  the  repair  of  the  north 
runway.  The  projeot  was  completed  on  22  April.  On  23  April  the 
platoon  moved  back  to  Pleiku.  8100  ME  and  a  to tel  of  1750  equip¬ 
ment  hours  were  expended  on  this  projeot. 

(14)  Enemy  activity  in  the  Bon  Me  Thuot  area  increased 

since  C  Company's  arrival.  This  has  resulted  in  increased  cOulfftJnente 
by  the  company  to  the  defense  of  Camp  Coryell.  4550  cu  of 

fill  have  been  hauled  for  the  camp's  defensive  berm.  Three  pro¬ 
tective  bunkers  have  been  built  on  the  camp,  one  for  the  QRF  pla¬ 
toon,  one  saoh  for  the  185th  AVN  Company  officers  and  enlisted 
men.  The  MACV  bunker  iea24'xl4'  personnel  bunker  constructed  to 
withstand  a  direct  hit  from  a  122  m  rocket.  In  the  company  area, 
throe  bunkers  have  been  constructed  to  protect  company  personnel. 

(15)  In  March  a  four  nan  team  from  Company  C  moved  to  Due 
Lap  to  repair  a  T-17  membrane  airfield  used  by  the  Special  Forces. 

The  runway  and  parking  apron  required  9000  linear  ft  of  patching 
membrane  and  125  gallons  of  glue*  No  problems  were  encountered 
during  the  operation. 

D  Company 

(16)  D  Cottony  continued  to  work  on  land  clearing  bet¬ 
ween  Mong  Giang  Pass  and  Fleiku.  The  pro  jeot  is  99^  oomplete  with 
only  the  burning  of  windrows  left  to  be  aooomplished.  600  gallons 
of  diesol  fuel  were  used  during  the  quarter. 

L17)  Constant  emphasis  was  placed  on  the  road  mainten¬ 
ance  effort  on  QL  19 .  Prom  1  Feb  to  30  April,  2198  ou  yds  of  hot 
nix  were  plaoed  on  critical  areas  between  Ploikuond  Mong  Giang  Pass. 
During  April,  290  M  scrapers  were  used  along  with  a  grader  to  haul 
and  grado  D.G.  for  shaping  and  upgrading  the  shoulders  along  4*0 
miles  of  road.  This  project  was  begun  on  19  Oct  and  continued 
throughout  the  reporting  period. 

(Id)  By  7  April  68,  tho  last  of  four  AVLB  abutments  wore 
oospletod.  The  project  was  started  on  28  Oot  67  and  consiated  of 
4  aeta  of  A7LB  abutments  to  be  constructed  at  bridges  29,  33 »  34  and 
36. 
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Throo  of  the  abutments  were  constructed  on  4"*4"  luriber  and  8" 
diameter  piles  with  a  I6"xl6"  deadmnn  anchored  by  1"  cable.  Appro¬ 
ximately  800  cu  yds  of  blast  rock  were  placed  to  form  an  abutment 
without  need  for  the  construction  mentioned  above.  The  abutments 
wero  tamped  and  choked  with  3"(")  rock  prior  to  final  grading. 

(19)  Repair  was  started  on  Bridge  33  on  QL  19  on  29  Jan 
68.  The  concrete  looatod  over  the  expansion  joints  between  adjacent 
spans  had  cracked  and  created  a  hole.  The  concrete  that  failed  was 
r*»<ved,  tho  hole  squared  and  conorote  placed.  Repair  was  completed 
5  Fob. 


(20)  On  24  Mar  oh  the  Viet  Cong  blew  ooncrete  culverts  at 
grid  ooordinatos  AR  945479  in  an  effort  to  halt  traffic  on  QL  19. 

That  seme  day  a  by-pass  was  constructed  consisting  of  3  each  36" 

CMP  oulvorts.  Ropair  of  tho  culvorts  began  on  25  Mar.  Two  of  the 
three  60"  concrote  culvorts  were  removed  and  repairs  made  to  the 
third.  Two  60"  CMP  culvorts  90'  long  were  placed,  a  borrow  pit  was 
opened  near  the  si to  to  provide  backfill.  Fill  was  compacted  and 
hot  mix  patch  was  placed  on  tho  roadway. .  The  north  headwall  was 
formed  and  26  cu  yds  of  conoreto  was  placed.  The  south  headwall 
will  be  completed  by  4  liny. 

(21)  While  in  support  of  the  l/2nd  Cavalry  Squadron,  D 
Company  constructed  an  observation  post  on  Kang  Taor  Mountain.  The 
project  was  started  on  14  Fob  and  consisted  of  clearing  timber  from 
the  site  with  a  Rone  Plow  and  construction  of  3000  meter  all  pur¬ 
pose-all  woathor  road  from  <JL  19  to  the  OP.  1135  ou  yds  of  D.G. 

and  175  cu  yds  of  3"(~)  rock  were  used  to  surfaco  the  rood.  Requirod 
to  complete  the  project  is  the  installation  of  culverts  and  placing 
of  rock  from  the  borrow  site  at  Mang  Giang  Pass. 

(22)  On  1  April  a  quarry  was  opened  at  Mang  Giang  Pass. 

The  quarry  provides  rook  for  stabilizing  hardstands  and  roads. 
Approximately  150  to  200  ou  yds  of  rock  are  loaded  out  per  day. 

(23)  In  preparation  for  the  monsoon,  Bailey  Bridge  No  30 
on  Q1  19  was  raised  16  inches.  The  project  began  on  5  April  and 
involvod  jacking  the  bridge,  installing  2  new  panels,  adding  26 
pieces  of  chess,  and  replacing  4  ond  posts.  600  cu  yds  of  fill  and 
200  cu  yds  of  rock  were  placed  on  tho  approaches.  Bridge  decking 
was  replaced  with  4QD0BF  of  4"xl2"  lumber.  The  project  is  complete, 

630th  Ihginoor  Company  (Light  Equipment) 

(24)  The  630th  Engr  Company  (LE)  supported  company  B  70th 
Engr  BN  (C)  in  the  construction  of  the  C-130  field  at  Poloi  KLeng 
from  1  Feb  to  25  Feb.  Heavy  equipment  support  was  given  for  sub- 
grade  preparation  in  the  form  of  290  M  sorapers  and  compaction  equip¬ 
ment,  Graders  and  asphalt  distributors  wero  also  provided  for  this 
operation. 
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(25)  On  1  March  a  platoon  moved  to  Ban  Mo  Thuot  to  sup¬ 
port  C  Company  70th  Engr  Bn  (C).  Land  clearing  and  base  canp  devel¬ 
opment  were  tho  main  areas  in  which  support  vas  required.  However, 
assistance  wan  given  in  the  construction  of  several  fire  bases  for 
tho  l/l2  Arty,  There  was  heavy  damage  to  equipment  during  a  mortar 
attack  on  26  April.  Host  of 'the  damage  was  repaired  by  the  end  of 
the  quarter. 

c ,  Construction  Support 

A  Company 

(1)  Company  A  began  construction  on  5  Feb  of  2  tent  kits, 

a  3  hole  latrine  with  attached  shower,  and  14'x60'  concrete  generator 
pod  for  tho  Ploiku  Psyops  Radio  Station.  The  shower  and  latrine 
were  constructed  on  site.  The  tent  kits  were  "prefabbed"  in  tho 
company  area  and  tho  lumber  transported  to  the  site  where  the  kits 
wore  erected, 

(2)  Scorn  7  Feb  to  2  March  the  company  worked  on  a  "China¬ 
man"  for  Waterman  Quarry,  An  auger  was  used  to  dig  the  holes  for 
the  posts  which  were  anchored  in  concrete.  M8A1  was  used  in  lieu 
of  sheathing*  After  a  few  days  use  it  was  apparent  that  the  sloped 
walls  did  not  allow  for  the  necessary  periodic  clearing  of  the  plat¬ 
form.  These  were  removed  and  6"xl6"  material  was  used  to  form  vor¬ 
tical  walls. 

(3)  Minor  grader  work  was  performed  during  the  quarter 
to  improve  drainage  on  Artillery  Hill. 

B  Company 

(4)  Company  B  assumed  tho  maintenance  of  roads  at  Camp 
. Holloway,  Pleiku  on  A  March.  The  project  consisted  of  recutting 

drainage  ditches,  placing  and/or  repairing  of  several  culverts  and 
Kipairing  the  surface  of  the  roads  by  placing  3"(-)  rock  choked  with 
B.G.  and  thc-n  regrading  them.  The  work  continued  through  the  re¬ 
porting  period, 

(5)  On  21  March,  Company  B  started  construction  on  a 
20'x48'  prefab  quonset  hut  and  the  repair  of  two  others  for  the 
330th  Radio  Research  Company.  Ho  problems  were  encountered  and  the 
work  was  quickly  completed' oft  7-  April.  ~ . 

C  Company 

(6)  At  the  beginning  of  the  reporting  period,  Company  C 
was  engaged  in  road  repair  and  drainage  work  at  Canp  Holloway  and 
the  construction  of  the  battalion  TOC  at  Engineer  Hill. 

(a)  Work  at  Holloway  consisted  of  recutting  drainage 
ditches,  repair  or  replacement  of  culverts,  and  maintenance  of  the 
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road  network*  The  work  continued  without  difficulty  until  the  con- 
pony  moved  to  Bon  Ho  Bxuot. 

(b)  Tho  work  acconplishod  on  battalion  TOC  prior  to 
the  depaxturo  of  the  company  was  the  excavation  of  the  site  and  the 
placing  of  two  14**22*  concrete  slabs.  The  projoct  was  turned  over 
to  B  Company  when  C  Company  moved  out. 

D  Company 

(7)  The  work  that  wae  begun  by  Company  D  for  the  219th 
AVN  Company  on  2  Bee  67  was  completed  on  14  April.  The  projoct 
inoluded  3  OH-6  aircraft  revetments.  They  were  40*  widef  20*  deop 
and  4*  high.  The  revetments  were  filled  with  earth  and  covered 
with  M7  membrane  for  water  proofing.  Fbur  U-1A  airoraft  revet¬ 
ments  were  constructed  on  the  north  west  extension  at  Holloway. 

These  revetments  measured  46 1 *66  *  xl3 * •  They  were  filled  end  water 
proofed. 

(8)  Two  100'x300'  hardstends  were  constructed  using  MBAl 
matting  supplied  by  using  facility. 

(9)  Work  on  the  CB-54  Flying  Crone  orea  began  on  5  Jen 
is  almost  complete.  Six  36 ' *30 1  revetment  hards tends  of  HBAl  mat¬ 
ting  were  constructed.  A  600*x200*  hordstand  was  covered  using 
660  bundles  of  M8A1  matting.  Estimated  completion  date  is  6  May. 

(10)  Work  began  on  Soui  Boi  Firobase  for  the  5/22  Arty  on 
17  April.  The  project  consists  of  four  ten  sided  8"  reinforced 
conorete  slabs  approximately  40*  in  diameter  for  175  mn  artillery, 
a  road  net-work  and  drainage  and  four  hardstands  for  diroct  fire 
armored  vehicles. 

(a)  Two  pads  have  boon  covered  with  4"*12"  lumber 
and  require  only  a  treadway  type  cover  of  2"  lumber.  The  remain¬ 
ing  pads  require  all  docking  and  treadway. 

.  (b)  When  the  gunpads  are  completed,  the  construction 
of  tho  fire  hardstands  will  oomploto  C  Company's  scopo  of  work  this 
project. 

(11)  Materials  end  toohnical  assistance  will  be  provided 
for  construction  of  bunkers  and  covered  ASP's  to  bo  built  through 
self-help  by  the  battery  at  the  Firehose, 

630th  Engineer  Company  (Light  Equipment) 

(12)  Ecus  1  Fob  to  30  March  the  630th  Engr  Co  operated 
Waterman  Qiarry.  89  *915  ou  yds  of  decomposed  granite  were  removed 
for  use  in  rood  construction  and  sdil  stabilization.  This  figure 
is  exclusive  of  the  volume  of  material  removed  by  the  815th  Engr 
Bn  (Const)  with  sorapers.  L.G.  is  bulldozed  off  tho  various  ledges 
in  tho  quarry  to  tho  loading  points  where  it  is  placed  on  trucks 
using  front  loaders  and  the  Chinaman.  A  sand  bag  point  was  also 
oporated  by  tho  company  at  the  quarry,  158,790  sand  bags  were  filled 
by  looal  national  labor. 
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(13)  Despite  equipment  damages  received  during  TET  the 
work  of  removing  overburden  from  OP-10  continues.-  On  6  Feb,  the 
core  samples  taken  by  a  track  drill  revealed  a  large  amount  of 
basalt  and  tuff  available  under  heavy  overburden.  An  estimated 
(l)  million  cu  yds  of  rook  from  this  source  will  ultimately  bo 
available  for  use  in  the  Pleiku  area. 

2.  Section  2,  Lessons  Learned:  Commander's  Observations,  Evaluations, 

and  Recomendations. 

a.  Personnel 

(1)  Line  Company  Motor  Sergeant 

(a)  Observation; .  The  E-5  pay  grade  curretly  author¬ 
ized  by  TO&E  5-36E  for  the  line  company  motor  sergeant  position 
(MOS  63C40)  is  not  in  keeping  with  the  grade  struoture  of  other 
enlisted  supervisory  positions.  As  an  example,  the  maintenance 
and  equipnent  section  of  an  engineer  line  company  if  larger  than 
An  engineer  squad  which  is  authorized  ah  E-6  as  smiad  leader. 

The  motor  sergeant  is  of  necessity  a  supervisor  end  organizer  which 
requires  mature  thinking  and  a  logical  approach  to  difficult  and 
varied  situations.  Therefore,  the  motor  sergeant  cannot  take 
tine  to  repair  a  vehicle  himself,  but  must  insure  that  the  repair 
activity  continues  uninterrupted.  Problems  have  occurred  in  the 
areas  of  general  shop  operations  and  organization,  analysis  of 
meohanical  deficiencies  in  vehicles  and  equipment,  and  the  super¬ 
vision  of  subordinate  personnel. 

(b)  Evaluation:  Maintenance  of  equipment  iq  a  key 
element  in  successful  engineer  operations  and  the  individual 
directly  responsible  to  the  commander  should  be  authorized  a 
grade  commensurate  with  theso  responsibilities. 

(c)  Recommendation:  That  the  grade  E-6,  IDS  65C4O, 
be  authorized  each  engineer  line  compary  as  motor  sergeant. 

(2)  Fork  lift  Operator 

(a)  Observation:  Each  combat  army  engineer  battalions  EftE 
has  been  augmented  with  a  5  ton  rough  terrain  forklift  truck  to 

assist  in  handling  engineer  supplies.  No  personnel  augmentation 
accompanied  the  addition  of  this  constantly  used  and  essential 
pieoe  of  equipment. 

(b)  Evaluation:  Augmentation  of  equipment  without 
increase  of  personnel  detracts  from  achieving  maximum  utilization 
of  that  equipment. 
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(o)  Reoonnendation:  That  atigmefctation  of  equipment 
be  accompanied  by  personnel  augmentation  of  operators* 

(3)  Ration  Breakdown  Personnel 

(a)  Observation:  This  battalion  is  not  authorized 
a  ration  breakdown  seotion.  A  ration  breakdown  seotion  is  required 
as  supporting  Class  I  inability  will  not  issue  to  below  battalion 
level*  This  requires  that  personnel  quthorized  in  the  3-4  seotion 
for  other  functions  be  trained  in  ration  piokupt  breakdown)  issue 
and  accountability.  This  takes  men  from  their  primary  responsi¬ 
bilities  and  hampers  the  effioienoy  of  the  seotion. 

.  (b)  Evaluation:  That  OJT  of  personnel,  school  trained 
to  perform  other  supply  functions,  defeats  the  basio  principles  of 
personnel  management  and  imposes  a  burden  upon  the  organizational 
structure  of  the  3-4  sootian. 

(c)  Recommendation:  That  either  the  supporting 
Class  I  supply  organization  issue  at  oonpany  level  or  that  an 
augmentation  be  made  of  tyained  personnel  for  operation  of  a 
battalion  ration  breakdown  seotion. 

b.  Operations 

(1)  Driving  U  shaped  pickets  with  Front  Loader 

(a)  Observation:  When  a  large  number  of  "U"  shaped 
pickets  are  to  be  driven  into  the  ground  conventional  methods  of 
driving  th~ri  have  proved  too  slow.  To  increase  the  rate  that  pickets 
can  be  drxv ...»  a  front  loader  oan  be  used.  One  Individual  moves 
along  the  ground  to  hold  the  piokets,  which  should  be  pre-positioned, 
up  right  wihile  the  loader  buoket  is  lowered  on  to  the  picket,  . 
driving  it  into  the  ground.  When  soil  conditions  are  siniliar 

to  those  found  in  RVN  Highlands  the  hydraulic  system  exerts 
enough  force  to  push  the  picket  into  the  ground. 

(b)  Evaluation:  Pickets  driven  in  this  manner  are 
plaoed  faster  and  with  less  damage  to  piokets  than  oocuxs  when 
other  nethods  are  used. 

(o)  Recommendation :  When  large  numbers  of  "U"  shaped 
pickets  are  to  be  plaoed  a  front  loader  should  be  used  when  avail¬ 
able. 

• 

(2)  Placing  M8A1  Matting 

(a)  Observation:  When  working  with  MBA1  matting  it 
was  found  that  the  various  produoers  of  M8A1  apparently  manufac¬ 
ture  to  different  tolerances  and  allowances.  Variances  between 
different  produoers  prevent  easy  connection* 
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(b)  Evaluation:  Matting  ft on  different  producers 
does  not  nate  and  nakes  assombly  difficult. 

(c)  Recommendation:  MSAl  natting  should  be  segre¬ 
gated  by  produoer  and  laid  using  all  natting  of  one  make  before 
switching  to  another. 

(3)  Destruction  of  Lahd  Clearing  Debris 

(a)  Observation:  The  windrows  of  fallen  tinber 

and  undergrowth  loft,  by  land  clearing  teens  provide  good  cover  and 
concealnent  for  enemy  troops.  Burning  the  debris  in  the  windrows 
is  tine  consuming  and  not  very  productive.  Debris  should  be 
pushod  into  "haystacks"  75  to  100  meters  fTon  the  road  and  left 
to  dry  out  for  a  few  days,  then  burned  and  the  ashes  scattered, 

(b)  Evaluation:  Excellent  results  were  obtained 
using  this  "haystaok"  method.  IJhen  the  dry  pileB  are  ignited 
they  burn  with  great  intensity  and  require  little  caro  to  keop 
then  burning.  The  debris  is  thoroughly  destroyed  and  the  remains 
are  oasily  scattered.  -Most  important,  no  cover  or  concealnent 

is  left  to  provide  the  enemy  with  positions  close  to  the  road. 

(c)  Recommendation:  That  current  practice  of  plaoing 
debris  fron  land  clearing  in  windrows  be  discontinued.  Instead 
debris  should  be  piled  into  "haystacks”  and  burned  and  the  rtrains 
soattorod. 

(4)  Mine  Sweep  Security 

(a)  Observation:  Personnel  conducting  ninesweop 
operations  ore  vulnerable  to  command  detonatod  mines. 

(b)  Evaluation:  A  careful  search  of  the  road  sides 
oan  often  detect  the  wire  fot  command  detonated  nines. 

(c)  Recommendation:  All  minesweep  teens  should 
detail  one  or  two  non  to  precede  the  team  and  check  road  sides 
for  wires  to  command  detonated  mines. 

(5)  Use  of  3/4"  rebar  in  rovetnent  Construction 

(a)  Observation:  When  constructing  USAP.V  Standard 
FAC  rovotments  using  rebar  for  internal  brooing  of  the  MSAl 
natting  it  was  found  that  the  90°  bands  on  onch  end  of  the  rbber  didn't 
provide*  the  strength  when  tho  revotaent  was  filled- ‘to  'prevent  buckling. 

(b)  Evaluation:  3/4"  robar  was  substituted  and  pro¬ 
vided  the  neoooBsary  strength.  The  3/4"  robar  fit  more  snugly 
end  provides  a  more  stable  structure. 

(0)  Recommendation:  That  3/4"  rebar  be  substituted 
for  the  oonstruotion  of  robar  in  DSARV  Standard  FAC  revetments. 
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( 6 )  Use  of  a  Grader  in  Preparing  Road  Edges  for  Repair 

(a)  Observations  Hot  nix  patching  operations  bn  a 
thin  bituminous  surfaced  LOC  with  ragged  edges  is  hindered  by  the 
tine  taken  to  prepare  a  patch  with  air  compressor  and  jack  banner* 
Production  can  be  increased  by  using  a  grader  to  prepare  the  edges f 
which  oan  then  bo  trimmed  with  a  pick. 

(b)  Evaluation:  A  grader  increases  the  efficiency 
and  productivity  of  repairing  thin  bituminous  surfaced  road  edges. 

(c)  Recommendation:  That  graders  be  used  where  poss¬ 
ible  to  prepare  for  patching  of  the  edges  of  asphaltio  wearing 
surfaces. 

(7)  Modification  to  Letourneau-Wbstinghouae  Grader 

(e)  Observation:  The  blade  lift  arms  on  the 
Lotourneau-’festinghouse  grader  are  similar  to  those  of  the  Cat 
12  grader  but  ere  positioned  in  a  way  that  requires  a  longer  lift 
arm.  When  downward  pressure  is  applied  the  lift  arm  has  a 
tendency  to  bend  which  results  in  the  grader  boing  deadlined. 

This  oan  bo  prevented  by  replacing  the  steel  shear  pins  with  brass 
pins. 

(b)  Evaluation:  The  brass  shear  pin  will  shear 
easier  than  the  steel,  thereby  preventing  bent  or  broken  blade 
lift  arms. 


(o)  Recommendation!  That  the  steel  shcarpins  for 
the  blade  lift  arms  on  the  Letourneau-Vestinghpufle  grader  be  re¬ 
placed  by  brass  shear  pins. 

(8)  Modification  of  D7E  end  bits 

(a)  Observation:  The . availability  of  loft  and 
right  ond  bits  for  dozers  is  irregular  and  frequently  causes 
delays  in  operations.  By  counter-sinking  the  bolt  holes  with 
a  outting  torch  a  left  end  bit  can  be  substituted  for  c  right, 
and  vioe  versa. 

(b)  Evaluation:  When  the  needed  end  bit  is  not 
available  tho  dozer  can  be  kept  in  operation  by  substituting  one 
that  is  made  for  the  opposite  side. 

(c)  Recommendation:  When  neocossery  to  keep  a 
dozor  operational v-  substitute  a  modified  right  end  bit  for  a 
left  or  vice  versa. 

°.  Training:  None 

d.  Intelligence:  None 

FOR  OFFICIAL  OSE  ONLY 
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e.  Logistics: 

(1)  Recommendation  for  M-16  Riflo 

(a)  Observation:  The  battalion  has  not  been  issued 
the  Mtl6  rifle.  One  company  of  the  battalion  provides  seourity 
for  a  daily  round  trip  oonvoy.  between  Kontun  and  Pleikn  along  Rt  14 
Five  ambushes  occuxed  during  the  reporting  period  along  this  route. 
Three  line  companies  of  the  battalion  axe  either  deployed  in  the 
field  or  working  in  locations  of  frequent  eneny  activity.  Work  • 
parties  ere  usually  platoon  size  or  smaller  with  the  element 
maintaining  its  own  security  at  the  job  site. 

(b)  Evaluation:  That  the  fire  power  provided  by  the 
1M.6  would  greatly  increase  the  ability  of  these  personnel  to 
defend  themselves. 

(c)  Recommendation:  That  the  K-l6  rifle  be  issued 
to  this  battalion  as  soon  as  possible. 

f.  Organization:  None 

g.  Other:  None 


1  Incl  C.  G.  WILLARD 

aa  LTC,  CE 

Commanding 


DISTRIBUTION: 

5  -  937th  Ehgr  Gp  (C) 
8  -  18th  Engr  Bde 
3  -  USARV 
2  -  USARPAC 
1  -  USAES 


Fb  R  Cir-fjuAL  US  £  ANL'/ 
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HGC-00  (30  April  1968)  lit  lad. 

SUBJECT >  Operational  Report  of  the  70th  Engineer  Battalion  (C)  (A)  for 
Period  Baling  30  April  1968,  RCS  CSKB-65  (Rl) 

headquarters,  9371s  bigihber  group  (oqmiat),  apo  96318,  22  Map  1968 

TO  1  Coaaanding  General,  18th  Engineer  Brigade,  AITI*  A7BC-C,  APO  96377 

1.  The  subject  report,  eubaitted  by  the  70th  Engineer  Battalion  (Coabat) , 
hae  been  reviewed  and  is  ooneidered  to  eontaln  an  accurate  account  of 
eignificant  organisational  activities. 

2*  I  concur  with  the  observations  and  reco— end&tlone  of  the  Battalion 
Con—nder  with  the  following  addition!  ref  Para  2  e.  (l)»  The  70th 
Engineer  Battalion  (Coabat)  is  listed  on  the  USARY  schedule  of  units  to 
receive  the  M-16  rifle  in  the  near  future. 


WILLIAM 'J.  TALBOTT 
Colonel,  CE 
Co— ending 


1 1  JUN  1966 


<uww.  .-2tu**N  •—  -**-■  — ----—— 
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AVBC-C  (30  Apr  68)  2nd  Ihd 
SUBJECT*  Operational  Report  of  70th  ftgineer  Battalion  (C)  (A)  for 
the  Period  Ending  30  April  1963,  RCS  CSFOHr-65  (Hi) 

DA,  Headquarters,  16ch  Engineer  Brigade,  APO  96377 

i 

.  TO:  Coman  ding  General,  U.S.  Any  Vietnam,  ATTN:  AVHGC-D8T,  APO  96375 

1 .  This  headquarters  has  reviewed  the  Operational  Report  -  Lessons  Learned 
for  the  70th  Engineer  Battalion  (Combat)  for  the  quarterly  period  ending  30 
April  1968*  The  report  is  considered  to  be  an  adequate  account  of  the  Bat¬ 
talion's  activities  for  the  reporting  period. 

2.  This  headquarters  concurs  with  the  observations  and  reconaoendaticue  of 
the  Battalion  and  Cfroup  Commanders  with  the  following  consents  added: 

a.  Reference:  Paragraph  2a(l).  TOE  5**37G,  Combat  fiogineer  Company, 
provides  for  a  motor  sergeant  in  the  grade  of  £-6.  It  is  expected,  that  upon 
approval  of  the  current  HTCB  action  which  is  anticipated  to  occur  in  aid- sum¬ 
mer  1968,  all  Combat  Engineer  Companies  (Any)  will  be  reorganised  under  the 
G- series  TOE.  The  MTGE  does  not  alter  the  grade  of  motor  sergeant  authorised 
by  the  G-seriea  TCB. 

b.  Reference:  Paragraph  2a(2).  A  fork  lift  operator  has  been  added  by 
current  MTGB  action  to  each  Combat  Engineer  Battaliai  (Any).  As  stated 
above,  this  action  is  expected  to  occur  in  mld-suner  1968. 

c.  Reference:  Paragraph  2b(2).  The  problms  of  mimsatching  M8A1  matting 
has  been  reported  in  previous  ORLL's.  While  m  expedient,  partial  solution 
is  to  segregate  the  matting  fay  producers,  the  only  complete  solution  is  to 
provide  various  manufactures  with  an  idmtical  set  of  tolerances  thereby  eli¬ 
minating  the  problem.  It  is  recommended  that  the  responsible  procurement 
agency  take  the  necessary  action  to  accomplish  this. 


(K> 


Kf&.< 


A.  BLUE 
Colbnel,  CE 
Deputy  Commander 


% 
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AVHGC-DST  (30  Apr  68)  3d  Ind  ■  CPT  Amold/ms/LBN  4485 

SUBJECT:  Operational  Report  of  70th  Engineer  Battalion  (C)(A)  for 
Period  Ending  30  April  1968,  RCS  CSFOR-65  (Rl) 

HEADQUARTERS,  US  ARMY  VIETNAM,  APO  San  Francisco  96375  A 

10JUL1968 

TO:  Commander  in  Chief,  United  States  Amy,  Pacific,  ATTN:  GPOP-DT, 

APO  96558 

1.  This  headquarters  has  reviewed  the  Operational  Report  -  Lessons 
Learned  for  the  quarterly  period  ending  30  April  1968  from  Head¬ 
quarters,  70th  Engineer  Battalion  ( Combat )( Army) . 

2.  Comments  follow: 

a.  Reference  item  concerning  ration  breakdown  personnel,  page  13, 
paragraph  2a(3):  Concur.  USARV  Admin  Order  1-68  requires  Class  I  to 
breakdown  rations  to  divisions,  brigades  and  separate  battalions  only. 
In  view  of  the  above,  recommend  unit  subiait  MTQE  action  for  the  aug¬ 
mentation  of  one  E-6,  94B40  and  one  E-4,  Clerk/Driver  to  function  as 
the  battalion  ration  breakdown  section.  Individuals  will  be  responsible 
for  requesting  and  issuing  rations  to  each  of  the  six  messes  within  the 
battalion. 

b.  Reference  item  concerning  placing  M8A1  matting,  page  13,  para¬ 
graph  2b(2);  and  2d  Indorsement,  paragraph  2c:  Concur.  The  Office  of 
the  Chief  of  Engineers  has  forwarded  comments  on  the  failure  of  M8A1 
matting  to  lock  properly  to  the  Defense  Construction  Supply  Center 
(DCSC)  for  necessary  action. 

FOR  THE  COMMANDER: 


Captain,  AGC 

^MisUnt  AdKfcmt  Gtmnt 

Copies  furnished: 

HQ,  18th  Engr  Bde 
HQ,  70th  Engr  Bn 
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GPOP-DT  (30  Apr  68)  4th  Ind 

SUBJECT:  Operational  Report  of  HQ,  70th  Engr  Bn  (C)(A)  for  Period 
Ending  30  April  1968,  RCS  CSFOR-65  (Rl) 

HQ,  US  Army,  Pacific,  APO  San  Pranciaco  96558  1  6  JUL  1968 

TO:  Asaiatant  Chief  of  Staff  for  Force  Development,  Department  of  the 
Army,  Washington,  D,  C.  20310 

Thia  headquarters  has  evaluated  subject  report  and  forwarding  indorse- 
ments  and  concurs  in  the  report  as  indorsed. 

FOR  THE  COMMANDER  IN  CHIEF: 

- - 

K.  F.  OSBOURN 
maj.  agc 
Asst  AG 
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*•  OHIOINATINO  ACTIVITY  (CotpotMt*  9Utho€) 

OACSFOR,  DA,  Washington,  D.C.  20310 


a*.  HLPORT  SECURITY  CLASSIFICATION 

For  Official  Use  Only 

a*,  croup 

Cancelled -8  July  1969 


S.  REPORT  TITLE 


Operational  Report  -  Lessons  Learned,  Hq,  70th- Engineer  Battalion  (Cbt)  (Army)  (U) 


4.  DESCRIPTIVE  NOTES  (Tjrp*  •( rspwt anE  InshMlvs  dmltt) 

Exneriences  of  unit  enoaeed  in  FAnni,»Ttnsiir»Ani>v  nnAuftnns.  ^  April  1968 


AUTMORISt  {Fift  IMAM,  m!m«  Ini  11*1,  IASI  MM) 

CO,  70th  Engineer  Battalion 


ruTn-THBo  iTTiT  f^KTiTTTTT*  •  ^TWm^TmTiTTv  fTrTuTT-IfTWM»TTT7T4  vTiT 
rrrwn 


30  April  1968 


•a.  CONTRACT  or  orant  no. 

A.  PROJECT  no. 
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The  following  items  are  recommended  for  inclusion  in  the  Lessons  Learned 
Index: 

ITEM  1 

*  SUBJECT  TITLE  _ _ _ 

**  FOR  OT  RD  #  _ _ ' 

***PAGE  #  _ _ _ _ _ 

ITEM  2 

SUBJECT  TITLE  _ _ _ _ _ 

FOR  OT  RD  # 

PAGE  #  _ _ ; _ _ 

ITEM  3 

SUBJECT  TJTLE _ _____ _ _  .  _ _ 

FOR  OT  RD  #  _ _ _ 

PAGE  # _ _ _ _ _ 

ITEM  4 

SUBJECT  TITLE__ _ 

FOR  OT  RD  #  _ _ _ _  , 

PAGE  #  _ 

ITEM  5 

SUBJECT  TITLE _ _ 

FOR  OT  RD  #  _ 

PAGE  #  _ 

*  Subject  Title:  A  short  (one  sentence  or  phrase)  description  of  the  item 
of  interest. 

**  FOR  OT  RD  #  :  Appears  in  the  Reply  Reference  line  of  the  Letter  of  Trans¬ 

mittal.  This  number  must  be  accurately  stated. 


***Page  # 


That  page  on  which  the  item  of  interest  is  located. 
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DEPARTMENT  OT  THC  ARMY 

OACSFOR 

Washington,  D.C.  20310 


OFFICIAL  BUSINESS 

Office  of  the  Assistant  Chief  of  Staff  for  Force  Development 
ATTN:  Operational  Reports  Branch 
Headquarters,  Department  of  the  Army 
Washington,  D.C.  20310 


POCTAOC  AND  no  MID 
DEPARTMENT  OT  THC  ARMY 


DA  UM  IS.  1  Apr*  mvwus  fOtnOM  OP  THS  uad.AU  OHOUTt 
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STAPLE 


